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PAGE 01 BRASIL 09690 071736Z 
45 

ACTION L-03 

INFO OCT-01 ARA-10 ISO-OO FBOE-OO A-01 SSO-OO /015 W 
048201 

0 071717Z NOV 75 

FM AMEMBASSY BRASILIA 
TO SECSTATE WASHDC IMMEDIATE 2389 
INFO AMEMBASSY BUENOS AIRES IMMEDIATE 

UNCLAS BRASILIA 9690 

FOR HAROLD BURMAN FROM TAYLOR 

EO. 11652: N/A 
TAGS: ABLD BR 

SUBJECT: CONSTRUCTION CONTRACTS 3106-321299 AND 3106-321298 
REF: TAYLOR BURMAN TELCON OF 1 1-5-75 

1 ENCOL HAS PROPOSED THE FOLLOWING BE INSERTED INTO THE LAST PARAGRAPH 

BETWEEN THE WORDS "...CONTRACT" AND 'THE PARTIES FURTHER AGREE.." 

"THE CONTRACTOR FULLY ABIDES BY THE OBLIGATIONS SET OUT IN ARTICLE 
1245 OF THE BRAZILIAN CIVIL CODE, ACCORDING TO WHICH THE CONTRACTOR 
GUARANTEES FOR A PERIOD OF FIVE YEARS THE SOUNDNESS AND SAFETY OF 
HIS WORKMANSHIP AS FAR AS BOTH MATERIALS AND FOUNDATIONS ARE 
CONCERNED." 

2. ALSO TO BE INSERTED IN AMENDMENT TO SOR CONTRACT AS AN INDEPENDENT 
PARAGRAPH IMMEDIATELY BEFORE THE LAST ONE. 

3. IF THE ABOVE MEETS WITH APPROVAL BURMAN PLEASE ADVISE DEPARTMENT 
AND BRASILIA BY IMMEDIATE CABLE; REQUEST DEPARTMENT THEN ADVISE BY 
IMMEDIATE CABLE WHETHER A CHANGE ORDER MAY BE ISSUED. 
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